Arlington High School Building Project 
AHS Construction Update — May 4, 2023 


Arlington HS Construction Schedule: April 2020 — September 2025 
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COVID-19 Update 
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to monitor all state and Construction Look Ahead — Week of May 8", 2023 
federal guidelines regarding The above diagram covers all work to be performed during the current phase. 
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o Steel fireproofing 


o Steel detailing 
o Installation of windows 
Sign up for Weekly o Installation of curtain wall 
Construction Updates o Exterior and interior framing 
https://ahsbuilding.org/news/c o Installation of drywall 
se o Install mechanical, electrical, plumbing, and fire sprinklers 
For more information, visit: : : 
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SKANSKA Skanska USA Inc. VEX Consigli Construction Co., Inc. HMEFH Architects, Inc 
Owner’s Project Manager CONSIGLI Construction Manager at Risk Architect 
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ARLINGTON HIGH SCHOOL 
WEEKLY UPDATE - WEEK OF MAY 874, 2023 


Plaza with 
Courtyard below 


7 
—— 


Forum Stairs 


